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NOTIFICATIONS BY GOVERNMENT 


GOVERNMENT OF ANDHRA PRADESH 
ABSTRACT 


IIIII 


Water Resources Department Pulakurthy Lift Irrigation Scheme Deletion of the 
storage tank and link canal in Pulakurthy LIS - Permission accorded Orders 
Issued . 


WATER RESOURCES ( PROJECTS.III ) DEPARTMENT 


RIGHT TO 
INFORMATION 


Dated : 16.09.2022 . 
Read the following : 


G.1111 


From the Chief Engineer ( P ) , Kurnool Lr.No.CE ( P ) / KNL / ICD32- TWOGRP 
/1/2021/DEE.4/AEE.3/GRP , dated : 12.01.2021 


From the Chief Engineer ( P ) , Kurnool Lr.No.CE / KNL / ICD32 - TWO 
GRP / 4 / 2021 / DEE4 / AEE3 / GRP , dated : 20.03.2021 . 

From the Chief Engineer ( P ) , Kurnool Lr No.CE / KNL / ICD32 / TW / 711 / 2021 
( 1499143 ) / DEE4 / AEE3 / GRP , dated : 08.10.2021 . 

From the Chief Engineer ( P ) , Kurnool Lr No.CE / KNL / ICD32 / TW / GRP / 7 / 
2021 ( 1604353 ) / DEE4 / GRP , dated : 31.12.2021 . 

&&&& 


In the circumstances reported by the Chief Engineer ( P ) , Kurnool in the 
references read above , Government after careful examination of the proposal , 
hereby accord permission for deletion of the storage tank and link canal in 
Pulakurthy LIS for Rs.7,24,98,418 / - at IBM rates after applying tender premium of 
( + ) 4.6001 % , as per the recommendations of SLTC in their minutes 
dated : 04.12.2020 . 


2 . 

The Chief Engineer ( P ) , Kurnool shall take further action accordingly . 

3. This order issues with the concurrence of Finance ( FMU.WR.II ) Department 
vide their UO No. U.O.Note . No .: FIN01 - FMUOPC ( WR3 ) / 125 / 2021 - FMU - WR - III , 
( Computer No.1490112 ) , DT : 07.02.2022 . 


A. 


Copy of this order is available in the apegazette.cgg.gov.in website . 

( BY ORDER AND IN THE NAME OF THE GOVERNOR OF ANDHRA PRADESH ) 


To 

The Chief Engineer ( P ) , Kurnool . 
Copy to : 


SHASHI BHUSHAN KUMAR 

PRINCIPAL SECRETARY TO GOVERNMENT 


The Engineer - in - Chief ( I ) , Vijayawada . 

The Director of Works & Accounts , Vijayawada . 


Finance ( FMU.WR.II ) Department . 

The PS to Hon'ble Minister for WRD 


The PS to Principal Secretary ( WRD ) ; 

File No.ICD01 / MJIR / 25 / 2021 - PROJ - III ( 1326853 ) 
SF / SC 


// FORWARDED :: BY ORDER // 


SECTION OFFICER 


